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SUB J : SEABEE MATTERS 

REF: STATE 183223 PARA 4 

DEPARTMENT FOR OIC/NSU 

1. DUE TO EXTENSIVE WORKLOAD, ESTIMATED LENGTH OF ELEVATOR 
INSTALLATION IS 20 WEEKS WITH AN ADDITIONAL THREE WEEKS FOR 
OTHER MISCELLANEOUS PROIECTS. 

2. ALL OF THE ACTUAL ELEVATOR INSTALLATION WILL BE DONE BY 
SEABEES. THERE IS NO CONTRACTOR SCHEDULED TO DO THE WORK 
OTHER THAT (1) OTIS ERECTOR MECHANIC; AND MACHINERY ROOM 
PREPARATION WHICH IS BEING DONE BY SOVIETS. WE EXPECT THAT 
ALL WORK CAN BE DONE BY THE TWO SEABEES WHO ARE ON POST, WITH 
THE EXCEPTION OF THE REQUIRED ELECTRICAL WORK. REQUEST ONE 
ELECTRICIAN, IF POSSIBLE, TO DO ELECTRICAL WORK AND ASSIST 

IN THE ELEVATOR INSTALLATION. 

3. TOOLS HAVE ARRIVED LENINGRAD 6 AUGUST. 

4. ADDITIONAL INFORMATION ON PROJECTS TO FOLLOW VIA POUCH. 

5. POIC SEABEE TEAM LENINGRAD, SENDS. 

NEUBERT 
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